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Message Text 

UNCLASSIFIED 

PAGE 01 CARACA 00596 20I948Z 
ACTION ARA-10 

INFO OCT-OI ISO-00 EB-07 /018W 

210405Z 118977/61 

R201603Z JAN 77 
FM AMEMBASSY CARACAS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 6291 

UNCLAS CARACAS 0596 

PASS TO OED/MEPD AND OIM 

E.O. 11652: N/A 
TAGS: BENC, VE 

SUBJ: MAJOR PROJECTS: SIDOR PLAN IV; COIL YARD FOR HOT ROLLING 
MILL 

1. PROJECT NAME: CVG-SIDERURGICA DEL ORINOCO, (SIDOR), 

MATANZAS, CIUDAD GUAY ANA. 

2. BRIBE DESCRIPTION: 

A) DESIGN, CONSTRUCTION, SUPPLY, INSTALLATION, TESTING AND 
START UP OF THE FOLLOWING EQUIPMENT TO SUPPORT THE HOT ROLLING 
MILL: 

4 CRANES, (40 METER SPAN, 30 METRIC TON LIFT CAPACITY); 

6 CARS TO TRANSPORT COILS (21 METRIC TONS CAPACITY EACH); 

1 COILER (21 METRIC TONS CAPACITY); 

ALL ACCESSORY EQUIPMENT. 

(B) WORK FOR SUPPORT SYSTEMS, AS PILLOWS, INCLUDING SUPPLY 
AND INSTALLATION OF EQUIPMENT, ACCESSORIES, 

CABLES, TUBING; 

(1) DISTRIBUTION SYSTEM EOR ELECTRICITY, 

INSTRUMENTATION AND CONTROL. 

(2) OFFICES AND CONTROL STATIONS, WITH AIRCONDITIONING, PLUMBING. 

(3) LIGHTING, FIRE PREVENTION SYSTEMS, COMMUNICATIONS, 
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DRAINS, AND SEWERS. 

(4) MODIFICATION OF EXISTING BUILDINGS AND SERVICE LINES. 

(C) CIVIL WORKS AND STEEL STRUCTURES, INCLUDING SUPPLY AND 
INSTALLATION, AS FOLLOWS; 

(1) 750 TM STRUCTURAL STEEL 

(2) 300 CUBIC METERS CONCRETE 

(3) 3,500 CUBIC METERS REINFORCED CEMENT 
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(4) 55,000 CUBIC METERS EARTH-MOVING 

(5) 45,000 CUBIC METERS EARTH FILL 

(6) 13,500 CUBIC METERS EARTH FLOOR, INCLUDING PREPARATION 
OP BASE AND SUBBASE 

(7) 700 METERS TRACK FOR COIL CARS 

THE YARD WILL HAVE CAPACITY TO HANDLE 2,060,000 TONS PER 

YEAR, WILL BE COMPLETELY ILLUMINATED AND HAVE COMMUNICATIONS 

SYSTEMS BETWEEN CRANES AND CARS. 

3. EXECUTING AGENCY: 

GERENCIA DE PROYECTOS Y CONSTRUCCION 
CVG-SIDOR 

MATANZAS, ESTADO BOLIVAR 

VENEZUELA 

TELEX: 86287 

TELEPHONE: (086) 99-11-11; 99-17-74; 99-14-40. 

4. STATUS OP PROJECT/BID DATES: COMPANIES WISHING TO PREQUALIPY 
MUST PRESENT A WRITTEN STATEMENT OP INTEREST AT SIDOR-MATANZAS 
AT 10:00 AM ON JANUARY 25, 1977. 

5. ESTIMATED PROJECT COST: N/A 

6. COMPETITIVE PACTORS: NOTICE INCLUDES STATEMENT THAT SIDOR 
WILL GIVE PREFERENCE TO THOSE FOREIGN COMPANIES WHICH FORM 
CONSORTIA WITH VENEZUELAN PIRMS TO EXECUTE CIVIL WORKS PORTION 
OP BID. 

7. EXTREMELY SHORT NOTICE ON BID PREQUALIPICATION MAY INDICATE 
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THAT SIDOR FEELS THAT A SUPPICIENT NUMBER OP FIRMS HAVE ALREADY 
EXPRESSED INTEREST IN PARTICIPATING IN SIDOR PLAN IV DEVELOPMENT. 
POST MAY BE ABLE TO ENCOURAGE POSTPONEMENT OP PRESENTATION DATE 
IP THERE IS SUPPICIENT US INTEREST IN THIS PROJECT. HOWEVER, 

TO REQUEST POSTPONEMENT, POST MUST BE ABLE TO PRESENT NAMES OP 
US PIRMS WITH FIRM INTEREST IN PARTICIPATING IN BIDDING. 

VAKY 


UNCLASSIPIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 20-Jan-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977CARACA00596 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770022-0539 

Format: TEL 
From: CARACAS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1 97701 34/aaaabdlg. tel 

Line Count: 104 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 541407d4-c288-dd11-92da-001cc4696bcc 

Office: ACTION ARA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
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Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 29-Sep-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
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Status: NATIVE 
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